CkY:  9^-  ^^i 


Project: 
Bo\mdaries; 


Uses: 
Size: 

Estimated  Population: 
Date  of  Federal  Approval: 

Federal  Capital  Grant: 

City  Share: 

State  Share 
Federal  Rehabilitation 
and  Relocation  Grant: 
Private  Investment: 

New  Housing 
Description 
L.R.C.C.  housing 

Rehabilitation  of  Housing 
None 


Other  Construction 

Description 

South  West  Expressway  -  Inner  Belt 

Secondary  Educational  Complex  for  5,000  students 

Center  for  Educ.  in  the  Performing  and  Visual  Arts 

Center  for  Physical  Educ.  and  Recreation 

Public  Concorse  and  Parking  for  1,000  cars 

Community  Center 

Elementary  School 


CAMPUS  HIGH  SCHOOL 

In  Model  Cities  area,  surrounded  by 
Washington  Park  and  the  South  End. 

Institutional  and  residential 

129  acres 

3,034 

None  yet.   In  Planning  and  Survey  Stage. 

$  7,0  Million  estimated 
$  1,7  Million  estimated 
$  1,7  Million  estimated 

$  1.4  Million  estimated 


#  of  Units 
400 


Correct  as  of  July  1,  1969 


Status 
Proposed 


Status 

Underway 

Planned 

Planned 

Planned 

Planned 

Planned 

Proposed 


Projects 
Location; 


CENTRAL  BUSINESS  DISTRICT 

Retail  core.  South  Station,  entertainment 
area.  Park  Square,  portion  of  financial 
district. 


Usesj 


Coininercial 


Size; 


Date  of  Federal  Approval: 


Federal  Capital  Grant: 

City  Share: 

State  Share: 
Federal  Relocation  Grant: 
Private  Investment: 


245.5  acres 

Not  approved  yet,  early  land  approval  as 
of  August  11,  1966. 

$  19.2  Million  estimated 
$  4.8  Million  estimated 
$  4.8  Million  estimated 
$  .2  Million  estimated 
$200,0  Million  estimated 


School/Franklin  Project  Construction  (9  acres) 

Description  Status 

Raymond ' s  garage  and  retail  development  Underway 

Boston  Company  Building  Underway 

Coffman  Parking  Garage  and  Sack  Theatre  Underway 

Boston  5<;:  Savings  Bank  Underway 

Small  park  Planned 
Relocation  and  realignment  of  School  and  Franklin  St.   Planned 

Rehabilitation  of  Old  City  Hall   for  commercial  use  Planned 

Boylston/Essex  Project  Construction  (.6  acres) 

Relocation  of  Boylston  Street  Planned 

MBTA  kiosk  for  Essex  Station  Planned 

Commercial  building  at  Boylston  and  Washington  St.  Planned 

South  Station  Project  Construction  (82.2  acres) 

Traffic  improvements  at  Dewey  Square  Planned 

New  MBTA  entrances  Planned 

Widen  Essex  Street  Planned 

Widen  and  realign  Summer  Street  Planned 

Upper  level  walkways  across  Dewey  Square  Planned 

Mass.  Port  Authority  Trade  and  Transportation  Center  Planned 

400,000  square  foot  office  building  Planned 

300,000  square  foot  trade  mart  Planned 

22,000  suqare  foot  site  for  commercial  development  Planned 

Commercial  office  building  of  2  million  sq.  feet  Planned 


Correct  as  of  July  1,  196! 


Project; 
Boundaries; 

Uses: 
Size: 


CHARLESTOWN 

Chelsea,  Terminal,  Medford,  Rutherford, 
Streets  and  Boston  &  Maine  R.R.  tracks. 

Residential,  light  industrial 

520  acres 


Estimated  Population:       16,574 

Date  of  Federal  Approval:   November  19,  1965 


Federal  Capital  Grant: 

City  Share: 

State  Share: 
Federal  Relocation  and 
Rehabilitation  Grant 
Private  Investment: 

New  Housing 


$  25.8  Million 

$  5.7  Million 

$  5.7  Million 

$  .8  Million 

$  12.2  Million 


Description 

#  of  Units 

Little  Mystic  Housing 

262 

1  and  2-family  homes 

7 

Infill  Housing 

60 

R-2  Moderate  and  Elderly 

Housing 

350 

1  and  2-family  homes 

9 

Elderly  housing 

96 

Rehabilitation  of  Housing 

Number  of  Units 

Status 

305 

Completed 

427 

Underway  or  Committed 

1,300 

Planned 

Other  Construction 

Description 

Warehouse  and  plumbing  distribution  center 

11  streets  relocated 

Cleaning  water  lines 

Storm  water  lines 

14  street  reconstruction 

MBTA  relocation 

Filling  end  of  Channel 

24  individuals  undertaking  land  improvement 

Shopping  Center 

Two  playgrounds 


Status 
Underway 
Underway 
Planned 

Planned 
Planned 
Planned 


Status 

Completed 

Completed 

Underway 

Underway 

Underway 

Underway 

Underway 

Underway 

Underway 

Underway 


(MORE) 


Project:  CHARLESTOWN 

Other  Construction  (cont) 

Kent  School  Planned 

Recreation  Center  Planned 

Massachusetts  Bay  Community  College  Planned 

Fire  station  Planned 


Correct  as  of  July  1,  1969 


Digitized  by  the  Internet  Archive 

in  2010  with  funding  from 

Boston  Public  Library 


http://www.archive.org/details/urbanrenewalprojOObost 


Project: 
Boundaries; 


Uses: 
Size: 


FENWAY 

Newbury  st..  Park  Drive,  and  Mass.  Turn- 
pike to  north;  Prudential  Center  to  east; 
Ward  St.,  N.Y. ,  New  Haven  and  Hartford 
Railroad  to  south?  Brookline  and  Francis 
St.  to  west. 

Residential  and  institutional 

507  acres 


Estimated  Population:       16,000 

Date  of  Federal  Approval:    March  17,  1967 


Federal  Capital  Grant: 

City  Share: 

State  Share: 
Federal  Rehabilitation  and 

Relocation  Grant: 
Private  Investment: 

New  Housing 
Description 

Elderly  and  moderate    income 
housing 
Vf\Iddle    income  housing 

Rehabilitation  of  Housing 
Number  of  Units 
902 
44 
3,563 

Other  Construction 

Description 

Sewer  relocation 

High   service  water   line 

Two   tot-lots 

Christian  Science  Church  Center 

Copley  Square  Plaza 

Fire  Station 

Public  plaza  next  to  Symphony  Hall 

Recirculate  traffic 

Off-street  parking 

Landscaping  and  lighting 

Street  widen ings 


$  8.6  Million 
$  7.3  Million 
$      7.3  Million 

$  .7  Million 
$400.0  Million 


#  of  Units 

1685 
900 


Status 
Completed 
Underway 
Planned 


Status 

Planned 
Planned 


Status 

Completed 

Completed 

Completed 

Underway 

Underway 

Planned 

Planned 

Planned 

Planned 

Planned 

Planned 


Correct  as  of  July  1,  1969 


Project; 
Boundaries: 

Uses: 
Size: 
Date  of  Federal  Approval: 

Federal  Capital  Grant: 

City  Share: 

State  Share: 
Federal  Relocation  Grant: 
Private  Investment: 


GOVERNMENT  CENTER 

Between  Court  House,  Dock  Square, 
Old  Haymarket  Square,  and  West  End. 

Governmental  and  commercial  offices 

60.5  acres 

July  28,  1964 

$  30.9  Million 
$  7.5  Million 
$  7.4  Million 
$  3.0  Million 
$100.0  Million 


Construction  Completed 

Precinct  1  Police  Station 

City  Hall 

WNAC  -  TV 

New  England  Merchants  Bank 

John  F.  Kennedy  Federal  Office  Building 

U.  S.  Post  Office 

City  Bank  &  Trust  Company  Building 

1  and  2  Center  Plaza  Office  Buildings 

Construction  Underway 

City  Hall  Plaza 

Sears  Block  and  Sears  Crescent 

Government  Center  Parking  Garage 

Pemberton  Square 

3  Center  Plaza  Office  Building 

State  Service  Center 

Jewish  Family  Service  Center 

Bullfinch  Building 

Construction  Planned 
1  Washington  Mall 
Roman  Catholic  Chapel 


Correct  as  of  July  1,  1969 


( 


Project: 
Boundaries: 

Uses: 


SOUTH  COVE 

Central  Business  District,  the  Mass- 
achusetts Turnpike  and  Central  Artery, 
the  South  End,  and  Back  Bay. 

Residential,  commercial,  entertainment, 
institutional . 


Size: 


96.5  acres 


Estimated  Population: 


5,6000  after 


Date  of  Federal  Approval:   April  22,  1966 


Federal  Capital  Grant: 

City  Share: 

112  Credits  (Institutes): 

State  Share: 
Federal  Relocation  Grant: 
Private  Investment: 

New  Housing 
Description 
Bay  Village  Retail  and 

Apartment  Building 
221  (d)  (3)  in  Chinatown 
Morgan  Memorial  Housing 
Moderate  Income  Housing  on 

Washington  Street 
Parcel  R-1  Chinatown 
Parcel  R-7  Bay  Village 
Parcel  R-4 

Rehabilitation  of  Housing 

Number  of  Units 

66 

28 

500 


$  11. 

1 

Million 

$     . 

5 

Million 

$      2. 

4 

Million 

$      2. 

6 

Million 

$         . 

3 

Million 

$100. 

,0 

Million 

#  of 

Units 

6 

224 

222 

250 

est. 

50-75 

30 

50-75 

Status 

Status 

Underway 

Planned 

Planned 

Planned 
Planned 
Planned 
Planned 


Complete 

Underway  or  committe 

Planned 


Other  Construction 

Description 

Tufts-New  England  Medical  Center 

Underground  MBTA 

Relocation  of  streets 

Water  and  sewer  improvements 

Tree  planting  and  street  lighting 


Status 

Underway 

Underway 

Underway 

Underway 

Underway 


7/1  /69 


(MORE) 


Project:  SOUTH  COVE 

Other  Construction  (cont) 

Description  Status 

New  traffic  signals  and  signs  Planned 

Expansion  of  Don  Bosco  School  Planned 

New  elementary  school  Planned 

Fire  Station  Planned 
Retail,  hotel,  parking  facilities, Broadway  &  Stuart  St. Planned 

New  Plaza  Planned 

Retail,  parking,  hotel  facility,  Tremont  and  Stuart  St. Planned 

Garage  and  office  complex.  Church  and  Stuart  St.  Planned 

Commercial  complex  at  plaza  Planned 

Chimatown  cummunity  center,  Tyler  St.  Planned 


Correct  as  of  July  1,  1969 


Project: 
Boundaries: 


Uses: 
Size: 


SOUTH  END 

New  York,  New  Haven  and  Hartford  Rail- 
road, Massachusetts  Turnpike,  Fitzgerald 
Expressway,  and  Inner  Belt  between  S.E. 
and  S.W.  Expressways. 

Residential  and  some  industrial. 

606  acres 


Estimated  Population:       28,000 

Date  of  Federal  Approval:    November  18,  1965 

Federal  Capital  Grant:       $  32.8  Million 
City  Share:  $   6.4  Million 

State  Share:  $   6.4  Million 

Federal  Rehabilitation  and 
Relocation  Grant: 

Private  Investment: 

New  Housing 

Description 

Camfield  Gardens 

ROXSE 

Union  Church  Homes 

Infill  Housing 

Low  and  Moderate  Income 

Rehabilitation  of  Housing 
Number  of  Units 

470 

658 
1,421 

Other  Construction  , 

Description 

Lighting  improvements 

Wholesale  flower  market 

B.U.  City  Hospital  rehabilitation  and  expansion 

Morgan  Memorial  Center  expansion  and  rehabilitation 

Cultural  Art  Center 

Four  elementary  schools 

Intermediate  school  library 

Community  Center 

Two  playgrounds 

Several  industrial  and  commercial  development  sites 


$   4.3  Million 
$141.0  Million 


#  of  Units 
136 
364 

160  estimated 
Pend  ing 
2,000 


Status 

Completed 

Underway  or  committed 

Planned 


Status 

Underway 

Underway 

Planned 

Planned 

Planned 


Status 

Completed/Underway 

Underway 

Underway 

Planned 

Planned 

Planned 

Planned 

Planned 

Planned 

Planned 


Correct  as  of  July  1,  1969 


Project: 
Boundaries: 
Uses: 
Size: 


WASHINGTON  PARK 

In  Roxbury  surrounded  by  Model  Cities  Area 

Residential 

502  acres 


Estimated  Population:      23,430 

Date  of  Federal  Approval:   April  30,  1963 


Federal  Capital  Grant: 

City  Share: 

State  Share: 
Federal  Relocation  and 
Rehabilitation  Grant: 
Private  Investment: 


$23.3  Million 
$  6.0  Million 
$  6.0  Million 

$  1.7  Million 
$  25.0  Million 


New  Housing 

Description 

#  of  Units 

Marksdale  I 

82 

Char lame  I 

92 

Marksdale  II 

84 

Academy  I 

202 

Marksdale  III 

12 

Charlame  II 

38 

Academy  II 

315 

Phalanx 

15 

Warren  Gardens 

228 

Infill  Housing 

196 

Rehabilitation  of 

Hou; 

sing 

Number  of  Units 

Status 

3,683 

Completed 

133 

Underway  or  Committed 

1,875 

Planned 

Status 

Completed 

Completed 

Completed 

Completed 

Completed 

Completed 

Completed 

Completed 

Underway 

Planned 


(MORE) 


Correct  as  of  July  1,  1969 


Project: 


WASHINGTON   PARK    (cont) 


Other  Construction 

Description 

Y.M.C.A. 

Boys  Club  of  America 

Neighborhood  Shopping  Center 

Some  light  industries 

Five  parks  and  playgrounds 

M.DcC.  rink  and  pool 

Hvimboldt  Avenue  Elementary  School 

Roxbury  Civic  Center 

Two  towers  for  the  elderly 

St.  Joseph's 

Shopping  Center 

3  Boston  Schools 

City  Health  Center 

Three  Churches 

Ecumenical  Center 

Parking 


Status 
Completed 
Completed 
Completed 
Completed 
Completed 
Completed 
Underway 
Underway 
Underway 
Underway 
Planned 
' Planned 
Planned 
Planned 
Planned 
Planned 


Correct  as  of  July  1,  1969 


Project: 
Location: 

Uses: 
Size: 


WATERFRONT-FANEUIL  HALL 

Bounded  by  Government  Center,  Financial 
District,  North  End  and  Ocean 

Coinmercial,  residential,  recreational. 

104  acres 


Date  of  Federal  Approval:   August  18,  1964 


$  29.9  Million 
$  7.0  Million 
$  7.0  Million 
$  2.5  Million 
$126.3  Million 


Federal  Capital  Grant: 

City  Share: 

State  Share: 
Federal  Relocation  Grant; 
Private  Investment: 

Construction 

Description 

Aquarium 

1800  units  new  and  rehabilitated  housing 

Relocation  of  Atlantic  Avenue 

Conservation  of  Faneuil  Hall  Markets  and  Union- 

Blackstone  Street 
Berenson  Apartment  Towers  by  I.M.  Pei 
400  units  moderate  income  housing 

Public  walkway  and  mall  on  site  of  old  Atlantic  Ave, 
Off-street  parking 
300-room  motor  hotel 
1.5  million  feet  of  office  space 
Marinas 

4h   acre  marine  park 
1,600-car  parking  garage 


Status 
Completed 
Underway 
Underway 

Underway 

Underway 

planned 

Planned 

Planned 

Planned 

Planned 

Planned 

Planned 

Planned 


Correct  as  of  July  1,  1969 


Project: 
Boundaries: 


WEST  END 

Between  Government  Center,  Charles  River, 
North  End,  and  Beacon  Hill 


Uses; 


Size: 


Residential,  commercial,  institutional 


41  acres 


Estimated  population: 


7,000 


Date  of  Federal  Approval:   January  29,  1958 


Federal  Capital  Grant: 

City  Share: 

State  Share: 
Federal  Relocation  Grant: 
Private  Investment: 


$  11.6  Million 
$  2.7  Million 
$  2.8  Million 
$  .3  Million 
$  75.0  Million 


New  Housing 

Description  #  of  Units 

Six  luxury  apartments       2400 

Rehabilitation  of  Housing 
None 


Status 
Completed 


Other  Construction 

Description 

Shopping  Center 

Motel 

600   Car   garage 

Ten-story  office  building 

Library 

Nursery  school 

Shriners  Hospital 

Research  Center 

Home  for  Elderly  Priests 

Underground  parking  for  1170  cars 

Recreational  center 

Shops  on  Staniford  Street 


Status 

Completed 

Completed 

Completed 

Completed 

Completed 

Completed 

Completed 

Completed 

Completed 

Planned 

Planned 

Planned 


Correct  as  of  July  1,  1969 


